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PROJECT Q 

NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY 

PART NO. & MODEL OR TYPE 

TITLE OF PROPOSAL 



SLIPPE R TANK REPAIR AND IN STL. 

NATURE OF PROPOSAL : ~~ ~~ — 

1. Inspect, repair and update to the latest configuration one set of Slipper Tanks 
iron aircraft 682/349. 


2 . 

3- 

4. 


Furnish two flight test mechanics to supervise field (at LAFB ) installation 
and checkout of these tanks on aircraft 692 / 359 . 

No engineering or Service Bulletin required. 


R 4 *u r T at ^ to t>e re 9 ^ested by a Rework Order Request, 
with Item 1, above, in advance of written authorisation. 


We are proceeding 
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ESTIMATED COST AND TIME INVOLVED : 
ADDITIONAL FUNDING REQUIRED : 
ESTIMATED COST FOR KITS OR PARTS : 


| ADDITIONA L FUNDING REQUIREp ; 
ITEMS AFFECTED BY PROPOSAL 1 


See Page 2 
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DISPOSITION OF SPARES AFFECTED 


AVAILABILITY ... 10 WEEKS AFTER APPROVAL 

Includes installation at LAFB. 
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